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Message Text 


UNCLASSIFIED 
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73-62 

ACTION AF-06 

INFO OCT-01 ISO-OO PM-03 DODE-OO INR-07 /017W 

108510 

R 101624Z MAR 75 
FM AMEMBASSY MONROVIA 
TO CHESNAVFACENGCOM WASHDC 
INFO SECSTATE WASHDC 4908 

UNCLAS MONROVIA 1322 

FROM ROICC LIBERIA 

E.O. 11652: N/A 
TAGS: MARR, ELEC, LI 
SUBJECT: TOWER GUYS 

1. DAMAGE TO GUY LINE TWO, THIRD LEVEL GUY WAS FOUND THIS DATE BY 
ROICC TOWER INSPECTOR WHEN TOWER ERECTOR WAS PREPARING TO INSTALL 
THE THIRD LEVEL GUYS. 

2. REMOVAL OF THE ASPHALT IMPREGNATED CRAFT PAPER DISCLOSED DAMAGE 
TO AT LEAST EIGHT OUTER WIRES. ALL OF THESE DAMAGED AREAS EXCEPT 
ONE IS SUPERFICIAL AND WE PROPOSE ONLY TO REMOVE THE SHARP EDGES 
AND COAT WITH A COLD APPLIED ZINC COATING. 

3. DAMAGE AT ONE LOCATION, HOWEVER. HAS SEVERED ONE OF THE OUTER 
WIRES ABOUT 50 PERCENT AND CRUSHED AND DEFORMED IT APPARENTLY BE- 
YOND THE YIELD POINT. RAYMOND HAS BEEN REQUESTED TO FURNISH THE 
ROICC FOR APPROVAL, THEIR PROPOSED CORRECTIVE ACTION. 

4. A TEMPORARY GUY WILL BE USED TO REPLACE THE DAMAGED CABLE UNTIL 
CORRECTIVE ACTION AND SUBSEQUENT PLACEMENT OF AN APPROVED GUY 

IS MADE. THIS WILL PERMIT TOWER ERECTOR TO PROCEED. 

5. RAYMOND HAS SUGGESTED USING A SLEEVE OR CUTTING CABLE AT 
THE DAMAGED LOCATION AND ZINCING ON AN OPEN AND CLOSED STRAND 
SOCKET. 

6. ROICC TOWER INSPECTOR IS EVALUATING HOW THIS DAMAGE MAY 
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AT A LATER DATE. 

7. POLAROID PICTURE OF THE DAMAGED CABLE TO BE SENT. 

8. GUY LINE ONE, THIRD LEVEL GUY ALSO HAS A FEW DAMAGED AREAS 
WHICH ARE ONLY SUPERFICIAL AND WILL BE DESCRIBED AS INDICATED 
IN ITEM 2 ABOVE. 

9. REMAINDER OF TOWER MATERIAL ARRIVED IN MONROVIA VIA SHIP 9 
MARCH. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: ELECTRIC POWER, POWER TRANSMISSION LINES 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 10 MAR 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MONROV01322 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750083-0830 
From: MONROVIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750366/aaaachwr.tel 

Line Count: 72 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: woolflhd 
Review Comment: n/a 
Review Content Flags: 

Review Date: 10 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 JUN 2003 by BrownAM>; APPROVED <09 JAN 2004 by woolflhd> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: TOWER GUYS 

TAGS: MARR, ELEC, LI, US 

To: CHESNAVFACENGCOM WASHDC 

Type: TE 
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